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Metsimaholo IDP 2010/2011 Review 


5.1 PROJECT PLAN 

The following notes bear reference 

1 Projects are listed according to the Key Performance Area (KPA) 

2 The projects listed in this part of the Integrated Development Plan (IDP) were retrieved from: 

i Projects identified in the previous IDP 2009/2010 

ii Projects identified in the 2010/2011 reviewed IDP of Fezile Dabi District Municipality is reflected in Part 5.5 

iii Project provided by Metsimaholo Local Municipality for 2010/2011 

iv Projects indicated in the plan for Sustainable Human Settlement Development 

iv Project identified through a broad based public participation process early 2010 is reflected in Part 5.5 

Some of these projects will be prioritised during the 2011/2012 IDP review process and the subsequent financial years 

3 Projects are listed under the main activity followed by a brief project description 

4 Where applicable the relevance to the EPWP linkage is indicated 

5 The total amount budgeted and the source of funding is indicated 

6 The project budget is projected over the remaining period of the five year IDP i.e. up to 2012/2013 
It should be noted that the projects completed in 2008/2009 are no longer indicated in this plan 
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KPA MUNICIPAL TRANSFORMATION AND ORGANISATIONAL DEVELOPMENT 

Department: Municipal Manager's Office 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

1.1 

Information and Communication 
Technology 


Upgrading & development of ITC, and 
website 


Own Funding 

5 700 000 

4 700 000 

4 200 000 

1.2 

Upgrading of pay points 


Upgrading 

750 000.00 

Own funding 

750 000.00 




KPA COMMUNITY DEVELOPMENT AND SOCIAL COHESION 

Department: Social Services 

Sports and Recreation 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

SRI 

Moses Kotoane stadium 


Upgrading 

2 000 000.00 

Own funding 
MIG 


500 000.00 

1 500 000.00 

SR2 

Multi purpose Centre 


Development - Harry Gwala 

19 000 000.00 

Anglo Coal 

19 000 000.00 



SR3 

Multi purpose Centre 


Development - Metsimaholo 

9 242 000.00 

MIG Own 

funding 


8,842,000.00 

400,000.00 


SR4 

Multi purpose Centre 


Development - Refengkgotso 

11 000 000.00 

Own funding 
MIG 



400,000.00 

10,600,000.00 

SR5 

Abrahamsrust resort 


Upgrading of resort (Chalets) 

880 000.00 

Own revenue 

250 000.00 

330 000.00 

300 000.00 

SR6 

Upgrading of swimming pool 


Zamdela 

210 000.00 

FDDM 

210 000.00 



SR7 

Upgrading of day visit areas 


Deneysville, Oranjeville 

456 730.00 

Own revenue 

212 500.00 

42 000.00 

202 230.00 

SR8 

Upgrading of Theatre 


Ettienne Rosseau stage curtains 

550 000.00 

Own revenue 

500 000.00 


50 000.00 
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Social Development 


Department: Social Services 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 




Amount 

Source 




SSI 

Women's programme 


Metsimaholo 

250 000.00 

Social 

Development 

250 000.00 



SS2 

Youth programme 


Refengkgotso 

250 000.00 

Social 

Development 

250 000.00 




Safety and Security/Disaster 



Department: 

Social Services 




IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 




Amount 

Source 




SaSl 

Substations (Fire) 


Deneysville, Oranjeville 

14 000 000.00 

FDDM 


7 000 000.00 

7 000 000.00 


Refuse removal 



Department: 

Social Services 




IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 




Amount 

Source 




RRl 

Landfili sites 


To establish a new landfill sites that are 
compliant with all legislative requirements 

25 943 000.00 

Own funding 
MIG 

500 000.00 

500 000.00 

24 943 000.00 

RR2 

Weigh Bridges 


weigh bridges in Sasolburg, Deneysville and 
Oranjeville 

500 000.00 

Own revenue 

500 000.00 



RR3 

Construction of administrative office 

at iandfiil sites 


Sasolburg, Deneysville and Oranjeville 

900 000.00 

Own Revenue 

DBSA 


450,000 100,000 

150.000 

200.000 

RR4 

Electrification of dumping site 


Sasol 

50 000.00 

Own revenue 

50 000.00 



RR5 

Closure and Rehabilitation of 
dumping sites 


Sasolburg, Deneysville and Oranjeville 

3 000 000.00 

Own Revenue 


1 000 000.00 

2 000 000.00 
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Cemeteries Department: Social Services 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 




Amount 

Source 




Cl 

Refengkgotso Cemetery 

Yes 

Fencing of cemetery 

3 200 000.00 

MIG 

3 200 000.00 



C2 

Upgrading of Cemeteries 


Zamdela 

9 000 000.00 

MIG 


9 000 000.00 



Education 



Department: 

Social Services 




IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 




Amount 

Source 




Edl 

Libraries 


Library in Metsimaholo area 

1 800 000.00 

Anglo Coal 


1 800 000.00 



KPA BASIC SERVICE DELIVERY AND INFRASTRUCTURE DEVELOPMENT 

Department: Technical Services and Public Works 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 


1 Electricity | 

El 

Installation of High Mast Lights 


High Masts - Phase 2 

5 000 000.00 

MIG 

1 000 000.00 

2 000 000.00 

2 000 000.00 

E2 

Bulk Electrical supply in Amelia and 
Mooidraai, Substation for 6500 
stands 

No 

Amelia 

37 000 000.00 

DoE (see 
Sector Plan) 

10 000 000.00 

10 279 000.00 

5 000 000.00 

E3 

Domestic electrification: 


454 Metsimaholo Ext 6 (inclusive of in fills - 96 
Zamdela) 

3 000 000.00 

DoE 

3 000 000.00 



E4 

Bulk Supply 


Heron Banks 

6 000 000.00 

Loan 



6 000 000.00 

E5 

Electrification of Hostel houses 


Hostel houses 

2 800 000.00 

Province 


1 600 000.00 

1 200 000.00 

E6 

Electrification of light industries 


Light industry electrification 

1 650 000.00 

Own Funding 

500 000.00 

600 000.00 

550 000.00 

E7 

Electrification Minnaar Street 


Vaalpark 

19 000 000.00 

Own Funding 


17 000 000.00 

2 000 000.00 

E8 

Upgrading substation 


Sasolburg 

8 850 000.00 

Own funding 

850 000.00 

4 500 000.00 

3 500 000.00 

E9 

Upgrading network phase 2 


Deneysville 

7 500 000.00 

Own funding 

2 500 000.00 

2 500 000.00 

2 500 000.00 

ElO 

Upgrading network phase 2 


Oranj'eville 

3 500 000.00 

Own funding 

1 500 000.00 

1 000 000.00 

1 000 000.00 
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Sanitation 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

SI 

Gortin Sanitation Phase 3 


Gortin 

2 000 000.00 

MIG 

2 000 000.00 



S2 

Sewer network 


Sewer network in Extension 6 for 368 stands 

4 500 000.00 

MIG 

500 000.00 

4 000 000.00 


S3 

Sanitation industriai area 


Industrial area 

2 200 000.00 

Own funding 

200 000.00 

1 000 000.00 

1 000 000.00 

S4 

Sanitation 


Vaalpark 

3 700 000.00 

Own funding 

200 000.00 

3 000 000.00 

500 000.00 

S5 

Replace (gravitate) outfall sewer 


Outfall sewer 

9 000 000.00 

Own funding 

3 000 000.00 

3 000 000.00 

3 000 000.00 


Water services 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

W1 

Augmentation of bulk water and 
upgrading of water purification plant 
for 6500 erven 

No 

6500 erven Refengkgotso 

8 000 000.00 

MIG 

8 000 000.00 



W2 

Bulk water supply to Amelia Phase 2 
and Mooidraai for new low cost 
development and project include 

5ML reservoir and supply pipes for 
6500 erven 

Yes 

6500 erven 

6 000 000.00 

MIG 

6 000 000.00 



W3 

Building of water purification lab 


Deneysville and Oranjeville 

2 000 000.00 

DWAF 

2 000 000.00 



W4 

Provision of water connection to 400 

stands in Zamdela 


Zamdela 

600 000.00 

FDDM 

600 000.00 



W5 

Ring feed Industrial area Sasolburg 


Sasolburg, Heavy Industries 

3 000 000.00 

Own funding 

1 000 000.00 

1 500 000.00 

500 000.00 


Roads and storm water 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

RSWl 

Roads Reseal and Repair 

No 

Infrastructure Investment Plan 

40 000 000.00 

Loan 

40 000 000.00 



RSW2 

Construction of proper storm water 
system 


Metsimaholo Gortin 

32 996 000.00 

MIG 

9 996 000.00 

15 000 000.00 

8 000 000.00 

RSW3 

Zamdela paved sidewalks and storm 
water drainage 


Zamdela 

3 000 000.00 

FDDM 

3 000 000.00 
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Transport 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

T1 

Taxi Rank 


Taxi rank at Vaal Park with proper sanitation 
facilities 

5 000 000.00 

Own funding 
Prov 

1 000 000 

4 000 000 


T2 

Driver's Testing Centre 


Sasolburg 

1 000 000.00 

Own revenue 

1 000 000.00 




Directorate: Economic Development and Planning 

Division: Housing and Property Management Services 

Housing 

Land Availability 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

EDP4.1 

Acquisition of Land 


33 Plot to be purchased for the integration of 
Refengkgotso and Deneysville 

7 000 000.00 

Human 

Settlement 

7 000 000.00 

7 000 000.00 


EDP4.2 

Acquisition of Land 


To obtain adequate land situated east of 
Vaalpark, namely the Rem Driefontein 2 for 
Industrial uses/exoansion 

5 000 000.00 

Land Affairs 


5 000 000.00 
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Housing 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

EDP4.3 

Hostel Re-development 


Building of 70 Rental Units at Hostel 2, 

Zamdela re-development prolect 

5 000 000.00 

Human 

Settlements 



5 000 000.00 

EDP4.4 

Hostel Re-development 


Civil Infrastructure for the 420 CRU units at 
Hostel 4, Zamdela 

3 000 000.00 

Human 

Settlements 



3 000 000.00 

EDP4.5 

Hostel Re-development 


Building of 420 CRU Rental Units at Hostel 4, 
Zamdela for conversion to rental stock 
housina 

28 000 000.00 

Human 

Settlements 

28 000 000.00 



EDP4.6 

Hostel Re-development 


Civil Infrastructure for 500 in 2010 (rem of 

1' 000 in 2011) CRU units at Hostel 3, 

Zamdela 

82 000 000.00 

Human 

Settlements 

82 000 000.00 



EDP4.7 

Hostel Re-development 


Building of 500 CRU in 2010 (rem of 1 ' 000 in 
2011) CRU Rental Units at Hostel 3, Zamdela 
for conversion to CRU rental stock housing 

32 500 000.00 

Human 

Settlements 


32 500 000.00 


EDP4.8 

Housing Re-development 


To ensure housing delivery to the outstanding 

1 ' 000 (out of 2 ' 200) residents in Amelia @ 
R43 ' 000 / RDP house 

100 000 000.00 

Human 

Settlements 


100 000 000.00 


EDP4.9 

Housing delivery 


Housing-All Areas 

43 000 000.00 

Human 

Settlements 

43 000 000.00 




Property Development 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 

2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

EDP4.10 

Planning and Surveying 


2000 stands Zamdela Surveying 

2 500 000.00 

Human 

Settlements 

2 500 000.00 



EDP4.11 

Planning and Surveying 


Zamdela Industrial Park 

2 300 000.00 

Human 

Settlements 

2 300 000.00 



EDP4.12 

Planning and Surveying 


1000 Stands Zamdela 

Planning of remainder of Driefontein 

1 000 000.00 

Human 

Settlements 

1 000 000.00 



EDP4.13 

Planning and Surveying 


1 500 000.00 

Human 

Settlements 


1 500 000.00 


EDP4.14 

Planning and Surveying 


Identified 

8 000 000.00 

Human 

Settlements 


4 000 000.00 

4 000 000.00 

EDP4.15 

Infill planning and re-surveying 


Planning and surveying 

1 000 000.00 

Human 

Settlements 

1 000 000.00 
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KPA LOCAL ECONOMIC DEVELOPMENT 

Department Economic Development and Planning 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 


2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

LED5.1 

Job creation and Poverty alleviation 


Developing the Business service centre 
incubator 

7 000 000.00 

Anglo Coal 


7 000 000.00 


LEDS. 2 

Brick Manufacturing 


Brick and paving and block manufacturing 
plant, including women 

2 SOO 000.00 

Sasol Mining 

2 SOO 000.00 



LEDS. 3 

Recycling 


Recycling plant 

9 400 000.00 

Anglo Coal 


9 400 000.00 



Agriculture 


IDP 

Project 

EPWP 

Y/N 

Project Description 

Funding 


2010/2011 

2011/2012 

2012/2013 

No 

Amount 

Source 

LEDS.4 

Farming 


Poultry and Piggery farming 

1 SOO 000.00 

Sasol Mining 

1 SOO 000.00 



LEDS.S 

Farming 


Vegetable farming 

SOO 000.00 

Bothma and 

Son 

SOO 000.00 
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